10/10/2006 05:38 3012618825 


GIBB IP LAW 


PAGE 02 


RECEIVED 
CENTRAL FAX CENTER 

mms3Mm: ocuom 

Please cfflHKl claims 7 and 14 and substitute the following elairo for the same-rmmlwed 
claims in tiie application: 


1 . (Currently Amended) A method of coordinating resources to complete a design 
project, said method comprising: 

receiving information about tasks tliat must be fmished in order to complete said 
design project, wherein said information cottiprises, for each one of said tasks, an 
appropriate resource, a data source, at least one design tool and a duration; 

prioritizing said tasks to create a design project plan; 

creating an encryption key for each one of said tasks, wherein said encryption key 
for each one of said tasks is used to automatically notify ^iH appmpriat^ m.^ ^,r.^ »f t..i. 
IS§EQSsifcilidesjiid allows access by said appropriate resource to said data source and 
said at least one design tool for a limited period of tune; 

m i t omntinll y .iptifj ixjj , i o,o „ rr P^ of ta j L l u^punn h flitir ; . luJ u.. ur iatod due da te, 
fe as e d on said dcaigg project plan ; 

automatically monitoring work being performed on said tasks through a 
computerized network, wherein said n,on,-tnW»» .^^ prfse. ».inc . . p„ii;„^ 
observe whether a res<^.irr..» f estively w^rlrmf , ^t, . ^^|,. 

automatically notifying a project team leader of task completion status, overdue 
tasks, and tasks being ignored, based on said monitoring. 
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2. (Currently Amended) The method in claim 1, wherein said monitoring includes 
obsemng whether^ ^rcsomcc is actively working on a salitask exclusively by 
observing network activity of said resource. 

3. (Original) The method in claim I, further comprising automatically scheduUng a 
meeting of all corresponding resources if a task becomes overdue. 

4. (Original) The method in claim 1, further comprising producing periodic status 
reports based on said monitoring. 

5. (Original) The method in claim 1, further comprising automatically noti^ said 
resources of additional tasks as prerequisite tasks are completed. 

6. (Original) The method in claim 1, further comprising automaticaUy searching for 
additional resources for tasks that are ovenJue. 

7. (Cancelled). 

8. (Cmrently Amended) A method of coordinating resources to complete a design 
project, said method comprising: 

identifying tasks, comprising at least a first task and a second task, that must be 
finished tg complete said design project based on design data; 
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receiving information about said tasks, wherein said infonnation comprises, for 
each one of said tasks, an appropriate rcsour^. a data source, at least one design tool and 
adulation; 

prioritizing said tasks based on dependency betweeaj said tasks to create a design 
project plan, wherein said first task is a prerequisite for said second task; 

creating an encryption key for each one of said tasks, wherein said encryption key 
for each one of said tasks k used to automaffcallv norifV ..M .^rar^^^. ^^„^^ 
re sponsibilities and a llows access by said appropriate resource to said data source and 
said at least one design tool for a limited period of time and wherein creation of said 
encryption key for said second task is gated until completion of said first task; 
storing said design project plan and said design data in a database; 
-inrnmnt icciUy n ot ify la i. rr-gpurccfl of o ui nooponding tmk xesponoibiliticfl and 
associated due datca booed on said dcaign project plan, 

automatically monitoring work being perfomied on said tasks through a 

computerized network, wherein r».n,>».>„^ .^^.. ^ „,i^, , ^.^^ 

observe whether a reso»TTnP activeTv wnl^ri»^ . ...i,. ^^^^ 

automaticaUy notifying a project team leader of task completion status, overdue 
tasks, and tasks being ignored, based on said monitoring. 

9. (C^^^tly Amended) TTie method in claim 8, wherein said monitoring m^^^ 
observing wtether^ said resource is actively working on a sd^task exclusively by 
observing network activity of said resource. 

10/001,686 A 


PAGE m * RCVD AT 10/10/2006 2:27:33 PM [Eastern Daylight Time] * SVR:USPT0-EFXRF-1I12* DNIS:2738300 * CSID:301261S825 * DURATION (min-ss):06-20 


10/10/2006 05:38 3012618825 


GIBB IP LAW 


PAGE 


10. (Original) The method in claim 8, further comprising automatically scheduling a 
meeting of all coiresponding resources if a task becomes overdue. 

1 1 . (Original) The method in claim 8, further comprising producing periodic status 
reports based on said monitoring. 

12. (Original) The method in claim 8, further comprismg automatically notifying said 
resources of additional tasks as prerequisite tasks are completed. 

13. (Original) The method in claim 8, further comprising automaticaUy searching for 
additional resources for tasks that aie ovwdue. 

14. (Cancelled). 


1 5. (Currently Amended) A program storage device readable by machine, tangibly 
embodying a program of instructions executable by the machine to perfonn a method for 
coordinating resources to complete a design project, said method comprising: 

receiving infomiation about tasks that must be finished in order to complete said 
design project, wherein said information comprises, for each one of said tasks, an 
appropriate resource, a data source, at least one design tool and a duration; 
prioritizing said tasks to create a design project plan; 
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creating an encryption key for each one of said tasks, wherein said encryption key 
for each one of said tasks js used to automaticaUv nnrifV « >id appropriate fffsource of facV 
resp9p^^t;il^tiesf>^da llo^vs access by said appropriate resource to said data source and 
said at least one design tool for a limited period of time; 

mrtomatically notifying fosoureoa offiMf rr.rjpr.nr^VM.v.r n.^ . i ^.^nnn^ to d due dat c j 
baaod on said dooign projcot plan; - 

automaticaUy monitoring work being performed on said tasks through a 
computerized network, wherein said monitorin g comprise.. nc;,ng a polling fanctm,, >n 
observe whether a reso u rce is actively workinp An a ta^V; «r>A 

automatically notifying a project team leader of task completion status, overdue 
tasks, and tasks being ignored, based on said monitoriog. 

16. (Curtently Amended) The program storage device in claim 15, wherein said 
monitoring includes observing whether-* s^jd resource is actively working on a Siiltask 
exclusively by observing network activity of said resource. 

1 7. (Original) The program storage device jn claim 1 5. wherein said method further 
comprises automaticaUy scheduling a meeting of all corresponding resources if a task 
becomes overdue. 

18. (Original) The program storage device in claim 15, wherein said method further 
comprises producing periodic status reports based on said monitoring. 
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1 9. (Original) The program stotage device in claim 1 5, wherein said method further 
comprises automatically notifying said resources of additional tasks as prerequisite tasks 
are completed. 

20, (Original) The method in claim 1 5, wherein said method fliither comprises 
automatically searching for additional resources for tasks that are overdue. 
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